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29 APR 1969 


MEMORANDUM FOR THE RECORD 


SUBJECT: — to Discuss Real Boetave and Construction Aspects of 


i Dn/S representative on subject study group, called 
the on 1 1969 and agked for attendance at a meeting to be held 
tn Room GE-0444, ficadoacacs Bulidiug at 0900 hours on 28 April 1969. 


2, This meeting convened at the appointed time and place with the following in 
attendance: 
25X1A9a 


3. The question of EE security clearance was raised; and, since 


the status was unclear to the eroep, ic was decided to limit discussions to the 
general nature of the TT coccrions relative to 


veal estate and construction matters comnected therewith. 


4. The first question raised was, “How does the Agency obtain land for a 
project"? Mained that fr depended upon a number of factors, including 
location, cover, etc. In response to this answer, it wes determined that the require- 
ment in question would involve approximately 100 acres of land, located 30 to 50 miles 
from Washington, D. C. is = it was explained 
that the usual practice of obtaining land wae to determine if any Federal lands were 
available from the General Services Administration (GSA) since they were generally 
responsible for disposal of all Federal lands within the United States. If no Federal 


lande were available, then it would be necessary to = a requirement upon GSA = 
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3. The question of condemnation of lend by the Federal Government was 
raised. A discussion of the concept of "arainent domain” followed and concluded | 
that the Government has the legal right ta condemn land for its purposes but that 
it had to be thoroughly and completely juatified. 


6. A question was raised about obtaining options on private property. This 
was answered by stating that options are negotiated and are available (et a cost) 
under any reasonable limitations which the owmer may wish to bind himself. In 
response to @ query regarding zoning regulations, it was stated that if the property 
is known as U.S. Government owned, zonjug and building code regulations af 
lecal jurisdictions do not apply. 


7. The next question for discussion was, “What land le available at Headquarters 
25X1A9a_—s for a building"? EE presented a ‘chalk talk" of the property situation at 
Langley and the mission and objectives of the newly created Building Planning Staff. 
The group indicated a general interest in the “Bureau of Public Roads'” land, and 
its possible use for a building for their purpoges. 


8. The following two alternate size buildings were presented as meeting the 
project needs: 


a. To meet the incremental increase in the program, above the present 
exiating operational needs, a building 200 by 200 feet in plan and having two 
stories and a “full” basernem would he needed. This facility would be largely 
(90% +4 computer space and would costain 120,000 square feet (gross) floor 


space. 


sens b, To house the entire program operation (estimated ta have a personnel 
strength of EJ would require a bulicing 400 by 400 feet in plan and having 
six stories and a “full hasemenr. This facility would contain 1, 120,000 square 
feet (grags) floor space but would contain 50 percent camputer space and 50 
percent office space. | 


It was roughly estimated that building (>) would cost in excess of MENEEEENENME to the, OX 1A 1a 
"5-foot line". (The 5-foot line includes buliding cost only and does not include site | 
development, such as parking ‘ote nor does it Include utility connections or con- 
struction.) 


y 
Ke 


eran: 


Approved For Release 2001/05/03 : GHARRS6-00244R000200430050-3 


29X1X3 


25K1A9a 


25X1C4a 


295X1A9a 


Approved For Release 2001/05/03 : Sic epbodih ainmuanoinces 


SUBJECT: Meeting to Discuss Real Estate and Construction Aspects of 
pees ssl 


9, The group next discussed a need for “no-break" power. No estimate of 
power requirement was available. it was emphasized by het (2) com- 
mercial power in this area is extremely reliable, and (b) a very careful analysis 
of “critical equipment” requiring “no-break" power be made to avoid costly imvest- 
ment in this type power system. 


10, The question discussed next was, “How long does it take to design and con- 
struct a building’? After a revicw of the varlous time elements involved was made, 
it was concluded that design and construction time might require from 2 to 2 1/2 
years for the "(a)" building and from 2 1/2 to 3 years for the "(b)" building. 


11. The matter of funcing and the time required for (aud necessity of) con- 
gressional authorization was discussed. In general it was concluded thet (a) con- 
gressional authorization is required ¢he Building Manaing Steff was currently looking 
into the procedure to be used), (b) the Public Buflldings Service, General Services 


12. A question was raised as to whether the Agency could approach a builder 
directly to obtain construction of the facility and whether the Agency could lease 
purchase a facility. EE coplied that to his knowledge this had never been 
done in the Washington arca (i.e., direct coastruction), and the “lease purchase” 
approach hed never been too successfil because of legal and financial problems 
involved in its execution. 


13. EE eivised that be understood that the Army, DDR&E Group 
were planning a building in the vicinity of Interstate Route 66 and the Capitol Beltway 
(interstate Route 495). He asked if information might be obtained as to (a) the size 
(space and cost), and (b) who was to handle the work (1.e., GSA/PBS or Corps of 


Engineers). 
14, At 1045 hours the meeting terminated. 
15. The following actions are to be taken: 


a. Determine from any available GSA notices whether approximately 100 
acres of land located from 20 to 50 miles of Washington, D.C., is available; 
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and the time necessary to obtain property through GSA resources. 


b. Determine the feasibility, costs, and Hmirations of obtaining options 
on 200 acres of land from private ownership (meeting the criteria atated tn 
“g’' above). 


¢. Pyepare a budget estimate for two sizes of buildings indicated in para- 


d. Determine information about the Army construction indicated in para- 
graph 13 above. 
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